November 15, 1967 
Pines 


Dear Surf Pines Property Owner: 


With this letter we shall give you a progress report on the status 
of your Surf Pines investment, the financial position of the Surf 
Pines Trust Account and an explanation of the need for a $100.00 
assessment from every owner in the Surf Pines area. The recent 
long hot summer and the destructive winds last month have warned 
all of us of the need to be prepared for the extremes of weather 
we have on this Oregon Coast. 


Roads 


In 1965 we started the re-surfacing and repair work on our 73 miles 
of hard-surfaced roads. In 1966, after surveying all Surf Pines 
Owners, it was determined that the major work on the South end should 
be done on a private Contractual basis rather than cede ownership 

of our private roads to Clatsop County. 


To maintain the private ownership of the roads, we were faced with 
two problems: 1-How to do the needed work on the limited funds 
available through the Surf Pines Trust Account to which all Surf 
Pines home owners pay $22.50 per quarter, and 2-Where could we find 
a contractor not previously committed who would do the job with our 
limited funds. Clatsop County came to our aid by doing the work on 
a labor and material cost basis. In 1967, additional roadways were 
re-surfaced by the County, and in the North entrance, a road bed was 
also needed before re-surfacing. 


Road work - 1965 and 1966 $2,059.21 

Road work - 1967 3,193%22 

Total for 3 years $5,852.43 
Lights 


Standard and other installation costs are paid, but the electric 
bill is a fixed amount of $56.20 per month. 


Water 
In the last three years, the water system was maintained and pumping 
capacity was increased. Line repairs and shut-downs were minimal 


but out-of-pocket expenses for maintenance and improvements totaled 
$7,195.77, plus electricity which cost about $50.00 per month. 
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Now where is the money coming from to protect your investment in 
this area? 


Summary of Income and Expenses 


There are: 135 property owners in Surf Pines 
46 home owners 
89 lot owners 


All home owners pay $22.50 each per quarter - $90.00 per year 
Total per year 4,140.00 


Here is the record of lot owners: 

In 1964 28 paid $420.00- /5 
In 1965 45 paid 675.00 i 
In. 1966. 36..paid:. 560.002, /4 55° 


a 


Total Income (1965, 1966, 1967) 


Cash in Bank 1-11-65 pl107.28 
Paid by property owners 12,090.00 
Paid by Pacific Power & Light P L2.50 
Borrowed from Bank 250.00 
GAC 
Expenses (1965, 1966, 1967) 
Roads $5,852.43 
Water Typ Phe Te 
Electricity 1,969.99 
Taxes 350.23 
Bank Payments ere ey 
Miscl. Lele 
$17,769.14 
Balance in Bank (10-31-67) $720.70 
Balance owed Bank ph ,000.00 


Payment 


(In order to complete work this year, it was necessary to borrow 
$4,000.00. Three Surf Pine residents guaranteed the bank note.) 


What _has happened to your Land Value? 


The appeal of Surf Pines property has been demonstrated the last 

three years by the construction of 12 new homes, extensive re-modeling 
of two large previously built homes and the fact that all homes are 
properly and pridefully maintained. 


Land values have increased over 20% during the last three years. 
Roads, water supply and insurance rates are of great importance to 
prospective purchasers, and greatly effect the sale prices of lots 
and homes. 
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Future needs 


We must double the capacity of the water system. Late in September, 
the fire department inspected our hydrants and our water system. It 
found our water supply dependable with more than adequate amounts 
available at our wells for many years ahead. A few suggestions were 
made by the department which we intend to follow. 


Every Surf Pine home owner enjoys a favorable insurance rate because 
of this water system. We save approximately $7.50 per month on a 
$25,000.00 fire insurance policy - or a savings of around $90.00 per 
year. 


During severe storms, electric power outages do occur. At such times 
we are without water because the electric pumps can not function. 
Therefore to protect against power outages and equipment failures, we 
must install a second complete pumping station from our present pumping 
station. Both stations must be equipped with automatic auxiliary 
gasoline-powered pumps so that we will still have water when power 
lines go down. 


Cost of the proposed water system improvements will be $17,500.00. 
This is an amount too large to ask residents to sign notes, and which 
under our present Surf Pines Trust Account income would require many 
years to repay. We must not delay. Just one home burned down because 
of a fire in dry beach grass, would cost more than our total need. 


In order to be prepared for windstorms and dry spells, we must act now 
by requesting ALL property owners to pay $100.00 per lot owned before 
January 1, 1968. To keep property values up we must keep our roads 
and water system in first class condition. 


Income from 135 property owners @ $100.00 each - ($13,500.00) would 
allow construction to start immediately and be completed as soon as 
funds permit. Balance can be paid-off through the regular support of 
all home owners and an increased number of lot owners. 


For additional information, contact the secretary or anyone or all of 
those whose names are listed below. Your Surf Pines Trust Account 
records are always available for your review to learn where the money 
comes from and where it goes. 


Please make your $100.00 check payable to: Surf Pines Trust Account, 
P.O. Box 908, Seaside, Oregon 97138. 


Respectfully, 


Wm. R. Manion 
Secretary 


A. E. Gunderson, Telephone 738-7849 
Ralph Thomas, ay 738-7130 
Richard Schroeder ‘ Ul, 738-6698 
Brig. Gen. W. J. Johnston 738-6591 


